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Denver, Colo,,Auj. 29tn,1904. 


In accordance with the request or “*• ”•*** 

^rs-TiEs bsesi. rsr&sarts g. 

Colo.I and herewith submit the following propositions. 

PROPOSITION No.1. One oteel Vestibule,with single outer ahd toldin u 
inner doors: , 

Outside measure of vestibule: 04 x 08 x 26*, 

s^^^sssusrssrrs sssjs*sii / s^r-^ 

thick, hX l on i p?air« 0 tir b M^°! r prwl*Sd £ t {\f°^£*^r r ^' 
chockoa *nf •Mel*’ toar t “ 0ibler bron2e case 00 6 

O H T B ft D 0 0 ft S* thick in four l»y«ro; 

1st layer of 5-ply Chrome steel 1 thick, 

2nd • Bessemer * */* . 

3rd • 5-ply Chrome " l/J r 

4 th • Bessemer * i 

Outer door to be hung on Crane hinge.provide* with double 

worn soar wheel pressure bare; door fitted with heavy boltwork, lb 

bolts 2* dla., operated in heavy bar bolt frames, checked with two 

peerless combination looks, with anti-dynamite attachment. The 

edaes of outer door and iamb to be hiahly polished. The inner face 

of outer door to be covered with Jleered bronze plates; bolt work 

covered with alass panel. Vestibule provided with foot plate, and 

tl j, front of vestibule provided with plain arohitravee. 

Weight 8500 lbs. 

price complete in place ?2090, 

PROPOSITION NO. 2. One stoel vault lining. 

Approximate outside measure; 10 ft x 14 ft-S* * * 

Unlna l::Uii t ‘.t.^ / l 8 14u? * jrint. 

CUr 1.?L^ive?S*wd secured to 4 x 1/2- Bessemer steel battens. 
Of plates covered an 10 000 lto6 

Price complete in 

respectfully eubmittea, 

Diebold Safe i Look Co,, 

3y Philip Garretson, 

General Weetean A^ent. 
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Treasury Department 

Office of the Secretary 

Washington, Dec. 5, 1904. 

The Diebold Safe and Lock Company, 

Care of Philip Garreteon,General Western Age*£, 
New Mint Building, Denver, Colorauo. 


Gentlemen: 


In accordance with the approval of this Department, 
your proposal, dated August 29,1904, (•Proposition No.l*), in 
amount two thousand and ninety dollars ("'2,090.), is hereby 
accepted to furnish all the labor and materials required to 
place one steel vestibule,with single outer and folding inner 
doors, for vault in Deposit Weigh Clerk's room in the new Mint 
Building at Denver, Colorado, in strict accordance with the 
terms of your proposal, and to the satisfaction of the Custodian, 
a public exigency requiring the immediate performance of the 
work, which it is understood and agreed is to be completed by 
March 15,1905. 

It is understood and agreed that you are required to 
execute a formal contract, with bond in the sum of one thousand 
dollars (*1,000.), guaranteeing the faithful performance of 
the work embraced in this acceptance, a form for which will be 
forwarded. This contract, with bond, must be executed in strict 
accordance with the rules printed at the head of said form, and 
be returned to the Supervising Architect of this Department at 
once. 


Payments on account of the work will be made as required 
by the terms of the contract, from the appropriation for Mint 
Building, Denver, Colorado. 

Please acknowledge the receipt of this letter, a copy of 
which will be forwarded to the Custodian. 

■Respectfully, 

H. A. TAYLOR, 

Assistant Secretary. 


P T JCP JSS L CTCK JKT 


TREASURY DEPARTMENT, 

O rru k or tiik Hupkkvimino Aw iiitwjt 
Form 134 li. Ed y 1 m |>rj 7,000. 


:sh 


INSTRUCTIONS TO BE FOLLOWED IN EXECUTING THE FOLLOWING INSTRUMENTS. 


bond TllH CHRI8TIAN NAMKH <on ® or *nor«> must bo written in full in the body of the 

When the contracting party is a PARTNERSHIP concern, the CONTRACT most 
T U.'J NAME ' wltbont Mai. and the BOND must bo signed and scaled 

oontract f LTi IDbe i r ° f » h ? fln “ .. WllHD th " contracting party U a CORPORATION, the 
contract and bond most be signed in the CORPORATE NAME by the dnly authorized 
° f ‘ h * corporation; there mast lie attached to the control duly authenticated 
thit h a ^ ^°®'TJi^ Ut ' nK the contract am/ bond has authority to do so, and 
^ cit^t ? dnly elected to such office, and the corporate seal must be affixed to both 
. ... . an * n tbo ov ent that the corporation has no corporate seal, the fact 

should be shown ; and in such case a seal of wax or wafer should bo adopted and UBed for 
the time being as the seal of the corporation. 

2. The bond must bo dated; and the bond must bo of tho same (or subsequent) date as 
the contract. 

3. Each afgnaturo must bo made in tho presonco of two persons, who must sign thoir 
mimes as witnesses. 

4. There must not bo loss than two individual sureties ; but one corporate surety, duly 
qualified under the Act of Congress of August 13,1804, may lye accepted as sole surety. 

6 Seals of wax or wafer must bo attached to tho signatures on the bond of tho prin¬ 
cipal and sureties. No seals sre required to signatures on contract, except corporate seals. 
6. A married woman will not be accepted as surety. 

lemit ^“^ai^f^ Wd. amOU ” W * Whlch wQ1 bo ^ * 


y of ^ :i «*rr ' t < l K l>4UKt 

f This rule applies to corporate as well as individual sureties; and corporate sureties 
will also tie required to attach to each bond a copy of the last statement of their assets 
and liabilities, as rendered pursuant to section 4 of the Act of Congress of August 13,1894. 

8. Ea* h surety must make and sign an affidavit of the amount he is worth over and 
above &U debts and liabilities, and such exemptions as may be allowed by law. 

9. Sureties, other than corporate sureties, must state under oath that they are not 
resjKmsible as sureties on any other bond ; or, if so liable, the amount of such liability. 

10. The affidavits of sureties must be taken and subscribed before an officer 
authorized to administer oaths generally, who must certify that he administered the 
oaths. If the affidavits are taken before a clerk of a court of record, a United States 
commissioner, or a notary public, whoso official seal is thereto affixed, or before a judge 
of a United States court, authority to administer the oaths need not be shown; but if 
taken before any other officer, or if the official seal of the clerk. United States commis¬ 
sioner, or notary, is not affixed, tho authority to administer the oaths and the official 
character of tho officer must bo dnly certified. 

11. A judge or clerk of a court of record, a United States attorney, or a United 
States commissioner, most certify that tho sureties are sufficient to pay the penalty 
of tho bond; and, except in tho case of a judge of the United States courts or a 
United States attorney, if tho person certifying has no seal, his official character must 
be duly certified. The foregoing does not apply to corporate sureties who have complied 
with rule 7 hereof. 

12. The residence of principal and sureties must bo distinctly stated. 

13. All erasures and interlineations in contract or bond must be noted above the 
signatures of the witnesses as having been made before the execution thereof. 



\ 



1 CONTRACT 

2 

BETWEEN THE 

3 UNITED STATES OF AMERICA 

4 

AND 

5 ___ _ th.e Di*t>oia Safe Se Look Co.. ___ _ 

- - --“—»■ 1 mm - mn w». mt- -w -- * .... r- _ 

7 and materials for the work herein provided for; anH 

8 WXhexens, The proposal of the Diebold Safe & Look Co., __ 

9 furnished in response thereto, was duly accepted, as hereinafter stated, on condition that it execute a contract in accordance 

10 with the terms of said bid, ________ 

11 ihcxzfove, ttxis &jJV£ClUCtlt ; made and entered into by and between IuKwSHAW* 

12 Secretary of the Treasury, for and in behalf of the United States of America, of the first part, and _ 

13 the Diebold Safe & Look Co., a corporation organized under the laws of the State of 

14 Ohio and having executive offices in Canton, Ohio, ____ 

15 — of the second part, 

16 ttSlitUCSSrih. That the party of the second part for the consideration hereinafter mentioned, covenants and agrees to and 

17 with the party of the first part to furnish ail of the labor and materials and do and perform all the work required for or.C Steel 

18 vestibule, with single -outer -and folding inner-doors, for vault in Deposit Weigh 

19 Clerk's room in the now Mint at Denver,Colo., per "Proposition Eo.l" of said proposal. 





























2 



such detail drawings as may be furnished to the party of the second part by the Supervising Architect of the United States 

Treasury Department ; prttpowalH, dated ■■ •- — t tho w o r k i ■ 

the proposal dated August £9 f 1904 _ , ad dr essed to the said guporvfoing Aroint e d by the said party of the 


second part; and letter dated December 5, 1904 
H. A. Taylor _ __ 


, addressed to the said party of the second part by 


-Assistant Secretary of the Treasury, accepting said proposal ; 



4 ! 


1 7 drawings . , hc sua m tl l ic signature of the said Supe r vising Architect a nd the signature of the saieLpartv of the SftCQUd mrt . a E fl - QI l fil e ik- 

18 th e Qfiioo of tho Supervi s ing - Archit^t of - th e Uni t e s ! States Treasury Dep a rtme nt,. and are here b y - ma de, part of thi s co nt ra c t . - 

19 And the said party of the second i>art further covenants and agrees that the work herein agreed to be performed shall be 

20 commenced promptly upon receipt of notice of the approval of the bond hereto attached, and that the same shall be carried on in such 

21 order and at such times and seasons, and with such force as shall from time to time be directed or prescribed by the Supervising 

22 Architect or his representative, and that the same shall be completed in all its parts- wi t hi n - - 


2 a*by March 15, 1905 


‘24 from ibn-daWoi--tk*approval of attached-; that all materials used shall be of the very best quality of their respective 


25 kind*-, r most akillfol and workj.^nljkj^^ that hftth tM 


27 


And the said party of the second part expressly covenants and agrees that the bond hereto attached shall be security, also, for the 



47 of 


the second part shall pay unto the party of the first part, as and for liquidated damages, and not as a penalty, the stun of 


4Ktwenty- 


dollars, for each and every day the said party of the second part shall be in default, which said 
dollars i*r day, in view of the difficidty of estimating such damages with exactness, is 


4<) sum of twenty .. - 

50 hereby expressl fixed, estimated, computed, determined, and agreed upon as the damages which will be suffered by the party of the 


K2 
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firs! part by reason of snch default, and it is understood and agreed by the parties to this contract that the liquidated damages 

hereinbefore mentioned are in lieu of the actual damages arising from snch breach of this contract; which said sum the said party of the 

first Part shall have tJie right to deduct from any moneys in its hands otherwise dne, or to become due, to the said party of the second 

part, 01 to sue foi and recover compensation or damages for the nonperformance of this contract at the time or times herein stipulated 
5 or provided for. 

1 he party ol .he second part further covenants and agrees to hold and save the United States, its officer, agents, servants, and 
nipl< \*< s, h,u in less liom and against all and every demand, or demands, of any nature or kind, for, or on account of, the use of any 
patented invention, article, or appliance, included in the materials hereby agreed to I* furnished under this contract. 

It is further covenanted and agreed by and between the parties hereto that the said party of the second part will, without expense 
Unit, <1 Sf.iles, comply with all the municipal building ordinances and regulations, in so far as the same are binding upon the 

11 United' States, and obtain all required licenses and permits, and be responsible for all damages to pemou or property which may occur 

12 in connection with the prosecution of the work ; that all work called for by the drawings and specifications, though every item be not 

13 part,Cnlarly S, ' 0Vm ° n the firstor mentioned in the second, shall lie executed and performed as though such work were particularly 
I t shown and mentioned in each, respectively, unless otherwise specifically provided; that all materials and work furnished shall be 
1.. subject to the approval of the said Supervising Architect; and that said party of the second part shall lie responsible for the proper care 

16 and P rotect,on of an materials delivered and work performed by said party of the second part until the completion and final acceptance 

17 of same. mad H int Wlwi amal bw ttenM p i ty at tin In* |aa Ui. p«*y ^ ^ ’trrtrt purl iM h 

It is further covenanted and agreed by and between the parties hereto that the said party of the second part will make any 

19 omissions from, additions to, or changes in, the work or materials herein provided for whenever required by said party of the first 

20 part; the valuation of such work and materials to l>o determined ou the basis of the contract unit of value of material and work 

21 referred to; or, in the absence of such unit of value, ou prevailing market rates; which market rates, in of ,Impute, are to be 

22 determined by the said Supervising Architect, wHone decision with reference thereto filial! be binding upon both partias; and that 

24 ft js further covenanted and agreed that no claim for compensation for any extra materials or work is to be made or allowed, 

25 unless the same be specifically agreed upon in writing or directed in writing by the party of the first part; and that no addition to, 

26 omission from, or changes in the work or materials herein specifically provided for shall make void or affect the other provisions or 

27 covenants of this contract, but the difference in the cost thereby occasioned, as the case may be, shall be added to or deducted from the 

28 amount of the contract; and, in the absence of an express agreement or provision to the contrary, no addition to, or omi&sion from, or 

29 changes in the work or materials herein specifically provided for shall be construed to extend the time fixed herein for the final 

30 completion of the work. 

31 Xt is further covenanted and agreed by and between the parties hereto that all materials furnished and work done under this 

32 contract shall be subject to the inspection of the Supervising Architect, the superintendent of the building, and of other insi>ector8 

33 appointed by the said party of the first part, with the right to reject any and all work or material not in accordance wdth this contract; 

34 and the decision of said Supervising Architect as to quality and quantity shall l>e final. And it is further covenanted and agreed by 

35 lint j between the parties hereto that said party of the second part will without expense to the United States, within a reasonable time 

36 to be specified by the Supervising Architect, remedy or remove any defective or unsatisfactory material or work; and that, in the 

37 event or the failure of the party of the second part immediately to proceed and faithfully continue so to do, said party of the first i>art 

38 may have the same done and charge the cost thereof to the account of said party of the second part. 

22 it, is further covenanted and agreed by and between the parties hereto that until final inspection aud acceptance of, and payment 

10 for, all of the material and work herein provided for, no prior inspection, payment, or act is to be construed as a waiver of the light of 

41 the party of the first- part to reject any defective work or material or to require the fulfillment of any of the terms of the contract. 

42 I t j fl further covenanted and agreed that the party of the first part shall have the right to require that, any particular portion of 

43 the work herein provided for shall be completed within such time as may be hereafter definitely specified by the said party of the first 

44 part in written notice to the said party of the second part; and that should the said party of the second part fail to complete such 



4 


1 particular portion of tho work within the time ho specified, or fail to complet-e the entire work contemplated bj tnis contract with’ 

2 time or times herein stipulated or provided for; or fail to prosecute said work with such diligence as in the judgment of the I y 

3 the first part will insure the completion of the said work within the time hereinbefore provided, the said part} of the fi p y 

4 withhold all payments for work in place until final completion and acceptance of same, and is authorized and empowered, after e g 

5 days’ due notice thereof in w riting, served personally upon or left at the shop, office, or usual place of abode, or with the ag , 

6 of the said party of the second part, and the said party of the second part having failed to hike such action within the said eig } 

7 as will, in the judgment of the said party of tho first part, remedy the default for which said notice was g^en, to take possess 

8 said work in whole or in part and of all machinery and tools employed thereon and all materials belonging to the said 1 

9 second part delivered on the site, and, at the expense of said party of the second part, to complete or have completed the sai ’ 

10 to supply or have supplied the labor, materials, and tools, of whatever character necessary to be purchased or supplied by reason of the 

11 default of the said party of the second part; in which event the said party of the second part shall be further liable for any g 

12 incurred through such default aud any aud all other breaches of this contract. 

13 It is further covenanted and agreed that the said party of the first part shall have the right of suspending the whole oi an> part 

14 of the work herein contracted to be done, whenever, in the opinion of the Supervising Architect, it may be necessary foi the purposes 

15 or advantage of the work, aud upon such occasion or occasions the said party of the second part shall, without expense to the United 

16 States, properly cover over, secure, and protect such of the work as may be liable to sustain injury from the weather, or otheiwise , 

17 provided that for all such suspensions and other delays caused by the said party of the first part the party of the second part shall 

18 allowed one day additional to the time herein stated, for each and every day of such delay so caused, in the completion of the contn 

19 the same to be ascertained by the Supervising Architect; provided, that no claim shall be made or allowed to the said party of t 

20 second part for auy damages which may arise out of auy delay caused by the said party of the first part. 

21 Aud the said party of the first part, acting for and in behalf of the United States, covenants and agrees to pay, or cause to be 

22 paid, unto the said party of the second part, or to the heirs, executors, administrators, or successor, of the said party of the second 
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Ami t l m - p a r t y *»f Um part ami agrees, that {juiyiiiciils, wiLLbe made , in llie following manner, via: ninety I**r cent- 

of the viri t t e o f Mtt* work executed aud actually iu place* to the satisfaction of-44^o ^ait > y~o f^4+e4ux*t-|>aet{-w-i44 he p a id 'Atom time limp 
m Ujo-work^ piogro**e* yUmttiiii vut l ii o tiHffl iLsitor la m t M l by-Um.p ifcLt y of film fi rst. part , ) , A nd ten percent th e reof will bo rotoinedMi-ntii - 

the completion of the entire work, and the approval and acceptance of the same by the party of the first part, which amount Hhall be 
forfeited by said party of the second part in the event of the nonfulfillment of this contract; it being expressly covenanted and agreed 
that said forfeiture shall not relieve the party of the second part from liability to the party of the first part for any and all damages 
sustained by reason of auy breach of this contract; provided, however, that no payment hereunder shall be due to the said party of the 
second part until every part of the work to the point of advancement reached—on account of which payment is claimed—shall be found 
to be satisfactorily supplied and executed in every particular and any and all defects therein remedied to the entire satisfaction of the 
said party of the first part. 

or Delegate to, 

It is an express condition of this contract that no Member of rongress, or other person whose name is not at. this time disclosed, 
shall l»e admitted to any share in this contract, or to any benefit to arise therefrom; and it is further covenanted and agreed that this 
contract shall not be assigned. 

gtt witness UlTxCVCOf, The parties hereto have hereunto subscribed their names this 



Wit name* to the signature of the Contractor; 


Geo .W.Weeks 
Sam'l J.Hof fee 


Diebold Safe and Look Co. 
F.Herbruek President 
F.C.Baehrens Secy 

\ Place 

Contractor, j SSTSSS! 


NOTE.—Read rules carefully before executiug. 


•t*i :1r*ttmri . } .fl•’:.** « 

Rtc. .(‘t. 't r i ri ' ■ f'* 


«1 rule* carefully UoIop* ex.-, u 
■0 
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BOND. 

uU men bjj tticse presents, That we, the Diebold Safe & Look Co* t a corporation or¬ 
ganized mnder the laws of the State of Ohio and having executive ciaiocb in 


•yfrUie City of 
Stale of 


Canton 

Ohio 


. , Couuty of 

, principal , and 


, and 


national Surety Company of He* York 


of the City of 
State of 
of the City of 
State of 

the sum of one thousand dollars ($1,000.) 


, and 


, County of 
, and 

, County of 

surety , arc held and firmly bound unto the United States of America in 


, and 


lawful 


money of the United States, for the payment of which, well and truly to be made to the Uuited States, we bind ourselves, our heirs, 
executors, administrators, successors, and assigns, jointly and severally, firmly by these presents. 


Sealed with our seals and dated this 9th day of December A*b. 1904. -- 

3JIxc condition of tlxc abouc obligation is such, That whereas the said Diebold £> f e & Loo oo, 


L.M.SEAff, . 

bearing date the 


_ hab entered into a certain contract, hereto attached, with 

Secretary of the Treasury, acting for and iu behalf of the United States, 


6th day of December A.D* 1904- 


jvbtc, if the said Deibold. Safe & Loch Co* 


shall well and truly fulfill all the covenants and conditions of said contract, and shall perform all the undertakings therein stipulated by 
it to be performed, and shall well and truly comply with and fulfill the conditions of, and pertorm all of the work and furnish all 

the labor and materials required by, any and all changes in, or additions to, or omissions from, said contract which ma> h< reafber be made, 

and shall perform all the undertakings stipulated by it to be performed in any and all sudi changes in, or additions 

thereto, notice thereof to the said suret JT b^ing hpi-eby waived, end Khali promptly niaka payroant to till persons supplying 

.. labor or materials in the prosecution of the work contemplated by said contract, then this obligation to be void ; otherwise, 


to remain iu full force and virtue.. 


gtt testimony tuheveof, The said Diebold Sale & Look Co. 


, principal , and National Surety Company 


xwk 


, surety. 


have hereunto subscribed their hands and affixed their seals the day iirst above written. 
Signal, sealed, and delivered in presence of — 


Geo.T.^eeks 
Sami.J.Hoffee 

A.Schornrorfor ) 


Diebold Safe and Look Co. S •laL 
F.Herbruok President S3AL 
F.C.Baehrene Seoy 


S. j.Thede 


) 

) As to surety 


National Surety Company Sil/iL 
3y Rimer W.Waite 

Res.Vice President SAL 
Attest:Traffard B.Tallmadpe 

Res. Assistant Secretary 


- 

e 

<3 

£ 

o 


: 

s 
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NOTE.—Read rules carefully before executing. 

( 8 ) 



























































